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INFO OCT-01 NEA-11 ISO-OO A-01 SY-05 ABF-01 /019W 

049543 201345Z/43 

R 190400Z MAY 78 
FM AMEMBASSY COLOMBO 
TO USICA WASHDC 
SECSTATE WASHDC 420 
INFO AMEMBASSY NEW DELHI 


LIMITED OFFICIAL USE COLOMBO 2351 

DELHI FOR RSO 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: ICA BUILDING SECURITY POSTURE 

1 . DURING RECENT VISIT TO COLOMBO BY RSO, NEW DELHI, THE 
SECURITY POSTURE OF THE ICA OFFICE BUILDING (STL) WAS 
REVIEWED.FOLLOWING RECOMMENDATIONS WERE MADE AND ACCEPTED 
BY THE PAO. 

2. FRONT ENTRANCE: RELOCATE RECEPTIONIST DESK FORWARD IN 
LOBBY.CONSTRUCT BRICK WALL TO DESK HEIGHT ACROSS PART OF 
LOBBY IN FRONT OF DESK TOPPED BY LEXGUARD WINDOW 4X5 FEET 
WITH PASS THROUGH. INSTALL 

SOLID WOOD DOOR, ELECTRONI- 
CALLY OPERATED BY RECEPTIONIST.TOP OF BARRIER WOULD BE 
GRILL TO PERMIT CIRCULATION OF A/C SYSTEM. 

3. REAR ENTRANCE: CONSTRUCT BRICK EXTERIOR WALLS TO 
FORM SMALL GUARD ROOM ENCLOSING REAR ENTRANCE. INSTALL 
SOLID WOOD DOUBLE DOORS, MANUALLY OPERATED BY GUARD. 

INSTALL 2X3 FOOT LEXGUARD WINDOW TO PERMIT GUARD VIEW 
OF AREA APPROACHING DOORWAY. 
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4. ESTIMATED COST OF CONSTRUCTION RQUIRED IS $ 1. 1 50 
PLUX COST OF LEXGARD AND SHIPMENT THEREOF. 

5. THERSE MODICIATION S WOULD PLACE ALL EMPLOYEES EXCEPT 
FRONT ENTRANCE OUTSIDE GUARD BEHIND SOLID WALLS. 
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6. ACTION REQUESTED: FUNDING OF LOCAL CONSTRUCTION COSTS 
IN AMOUNT OF $1,150, FUNDING OF LEXGUARD AND ADVISE 
METHOD OF PROCUREMENT. 

WRIGGINS 
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